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MSM£S|^UM FOR: 

SUB JOT : 


Finance Officer, CPS 

Completion of Contract No* HF- 32-27, 
The Perkin* Elmar Corporation. 



1. Contract No* HF-32-2? with F&B was terminated in its 
epirety on 1 6 December 1958 . Am endment No. 4 to thin Contract 
' eideaoee the final settlement negotiated as a result of the 
traina&lon. 


\ 


2. Attached to this Memorandum are copies of the following) 

a. Contractor's letter EPD-8296 dtd. December 1 , 1959 
with attachments. 

b. Auditors Report SPD-8463 dtd 10 December 1959. 

0. Contractor’s letter 8PD-5166 dtd. June 23, i 960 
with attached final claim. 

Your attention is invited to Am en &n ent No. 4 Article 7 
which provides for final paynsat upon receipt of sstisliciory 
viaceounting of all Oovernmaat froper ty Sad-Contrsctoif’s final 
ffc lease. Jn view of this, it is requested thaCthc final psjment 
of 116,125,50 be Withheld until notification from the Undersigned 
that Such data has been received. 
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